PUBLIC WORKS, IRELAND. 



RETURNjto an OiioEn of the Honourable The House of Commons, 
dated 14 February l839;-j^r, 

RETURN of all Applications for Grants of Public Money made to The Commis- 
sioners of Public Works, under the Act 1 & 2 Will. 4, c. 33, and to The Lobd- 
Lieutbnant of Ireland^ under the 1 Victoria, c. 21, (which hare been referred to the 
Commissioners by His Excellency’s Command), specifying the Nature of the proposed 
Work, the Estimated Cost thereof, and by whom the Application was made ; distinguishing 
those Applications on which Grants have been made from those which have been Rejected, 
and the respective Amounts of such Grants. 




RETURN of all Applications for Grants of Public Money made to Tlie Commissioners of Public Works, 
under the Act 1 & a Will. 4, c. 33, and to The Lord-Lieutenant of Ireland, under the 1 Victoria, c. 31 . 



NATURE OF THE WORK. 



A small inner harbour or pier for fishery 
purposes at Port Rush, county of 
Antrim. 

To complete a fishery pier at Rathcour- 
sey, county of Cork. 



A fishery pier at Port Stewart, county 
of Londonderry. 

Road from slate quany near Kiilaloe to 
the Shannon. 

Road from Killiter to Ballybofey and 
Stranorlar. 

Part of road between Limerick, Lougb- 
rea, and Galway. 

A bridge on new road from Sandfield to 
Lchinch between Miltown and the 
pier of Liscannor, county of Clare. 

Pier at Cushendall, county of Antrim - 

Lough Graney road, county of Clare - 



Road between Ballinagar and Kilmore, 
county of Galway. 

Road from Castlerea to Ballinasloe, 
near the town of Ballygar, county 
of Galway. 

Part of road from Carrickfergus to Port 
Rush, between Larne and Ballycastle. 



Road from Derrybrien to Limerick, 
county Galway. 

Road frona slate quarries at Carragbally 
to the Shannon, and a pier at the ter- 
mination at Garrakennedy. 

Road from Castlerea to Ballinasloe, near 
the town of Ballygar ; masonry. 



ESTIMATED 

COST. 


BY WHOM 
APPLICATION 
MADE. 


WHETHER 
GRANTED OH 
REJECTED. 


AMOUNT 

OF 

GRANTS HADE. 










1 ,000 - - 


- - The Company of 
Proprietors. 


not followed up. 




437 ii> - 


- - Captain Long, of 
Rathcouvsey. 


- granted byTrea- 
sury sanction, 7 
May 1833. 


218/. iSs., being 
a moiety of tlie 
estimate. 


1 ,000 - - 


- - John Cromie, esq., 
Port Stewart. 


not followed up. 


— 


353 16 - 


- - Mining Company 
of Ireland. 


not followed'Up. 


— 


1.678 10 - 


- - Sir Robert A. Fer- 
guson, bart. 


- - see further, pp. 
4 & 5 - 


“ 


2,080 - - 


- - Hon. Fr. Ponsonby, 
on behalf of magis- 
trates, county Galway. 


-granted by Trea- 
sury sanction, 31 
January 1833. 


1,040^., being a 
moiety of the es- 
timate. 


4,445 8 - , 


- - grand jury, county 
of Clare. 


- granted by Trea- 
sury sanction, 21 
March 1833. 


2,232 L I4J. 


4,000 - - 1 


- - Nichole D. Crom- 
melin, esq. 


rejected. 


— 


2,639 14 6 . 


The grand jury 


- granted by Trea- 
sury sanction, 14 
June 1832. 


1,319^. 17s. 3d, 
a moiety. 


381 8 - 


The grand jury - j 


rejected. 


— 


692 16 6 


The grand jury 


- - granted, Trea- 
sury sanction, 21 
August 1832. 


346/. 8r.3(i., a 
moiety. 


25,140 ' - 


- - The grand jury, 
county of Antrim.- 


- - granted, Trea- 
sury sanction, 23 
August 1833. 


6,645?. 


1,068 8 4 


- - The grand jury, 
county of Galway. 


- - granted, Trea- 
sur}'^ sanction, 14 
June 1832. 


534Z. 4J. 2rf., a 
moiety. 


1,271 10 8 


- - The Mining Com- 
pany of Ireland. 


- - granted, Trea- 
Eu^ sanction, 6 
Juty 1833. 


635?. 15J. 4d., 
a moiety. 


360 - - 


- - The grand jury, 
county of Galway. 

i 


- - granted, Trea- 
smy sanction, 16 
February 1833. 


i8oL, a moiety. 
{emtinu^d) 
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RKTUKN OF APPLICATIONS FOR CHANTS OF 





ESTIMATED 


BV WHOM 


WHETHER 


— 


NATURE OP THE WORK. 


COST. 


API'J.ICATION 


GRANTED OR 


AMOUNT 






MADE. 


REJECTED. 


gbants Made. 




£. X. d 








Road from Five-ruile-town to Clones - 


3.<>'^s - - 


• - - The grand jury 0 


f - - granted, Trea- 


• 1,028 i 






the comity of I'crma- 


• sury sanction, 11 






nagh. 


.April 1833. 




Uoad between the An^dcsey road, from 
Newport to Thurlesand the Limerick 


1,400 - - 


- - Matthew llarring. 
ton, esq., on lichnll' ol 
liimHclf.I.ordCarhcrry 


--granted, Trea- 

: sury sanction, 2(1 


70o(., a Dioietj. 


road, through the Glcnsttd mountain. 




■, .Tilly 1833. 








Wr Robert Waller, am! 
other proprieloi-h. 






Rond from Kenmarc to GlongarnfF, near 
Ikiitry (part through county of Cork), 


.'l>+7d 1 - 


- - 'I'lic gi'iind jury, 
county of Cork. 


- - granted, Trea- 
sury sanction, 2 
May 1833. 


2,737 i6i.,a 

moiety. 


Roail from Kenmare to Glongarriff, near 


n,7,'li i(! - 


- - The grand jury. 


- - granted, Trea- 


5.8fi5i 181., a 
moiety. 


Ihtntry (part thrOiigh county of Kerry). 




county of Kerry.' 


sury sanction, 2 
May 1833. 


Road from Portumna to Mount Shannon, 
county of Galway. 


4.35'i - - 


- - '1 lie grand Jury, 
county oi’ Galway. 


- - grunted, Trea- 
sury sanction, 28 

•'uJy 1833- 


2,178 1., amoie- 
ty. 


Rond from Ccntimivuena coal-pits, to the 
town of Di'Oimihnirc. 


3,88(i - - 


- - TIic giimd jtny, 
county of Leitrim. 


- - granted, Trea- 
sury sanction, 8 
August 1833. 


1,9+3 1., amoie- 

ly- 


Road from Killaloc to Tomgrjmy, county 
Clare. 


3,800 - - 


- - The grand jury, 
county of Clare. 


- - granted, Trea- 
sury sanction, i(i 
May 1834. 


050 1., one- 
fourth. 


Road fromMnllins to Guidorc, county 
Uoncgnl. 


1 .447 1 4 


- - The grand jury, 
county of Donegal. 


- - granted, Trea- 
sury sanction, 24 
.June 1834. 


723 kiOi.8rf,, 
a moiety. 


Road from Donegal to Pettigoe, county 
Donegal. 

Uoad from Corbally slate quarries to- 
wards Ncnaglj, comity Tipperary. 


' 4,fi8n 5 _ 


- ■ The Riirl of Arnin 
and otlicrs. 


- - granted, Trea- 
sury sanction, 2q 
Nov. 1834. 


2,340/. as. 5i, 
a moiety. 


17 - 


Mr. .John Siilmon 


not followed up. 


- 


Rond between Lough Graiioy and Tulla, 
county Clare. 


3,800 - - 


■^7^(’l>'imdjury, county 


- -grimtecl, 'i'rca- 
sury sanction, 31 
March 1835. 


1,900/. 


Road from Rimowcn liny to Clifden - 


1,084 ^5 - 


- - The grand jm-y, 


- - granted, Trea- 


542/. 7». 68., 


Rond between Killarney and the har- 
bour of Sneem. 




County of Galway. 


sury sanction, 28 
May 1835. 


a moiety. 


.-I, .'ISO - ~ 


' ' Tlie grand jury, 
county of Kerry. 


- - granted, 'I'rcn- 
sury sanction, 2G 
August 18,35. 


2,975/., ft moie- 
ty- 


Part of new road from Tulla to Limerick, 
between Glcmvoodand Cappantiniore. 


.ivici jy 3 


- - The grand jury, 
comity of Clare. 


” - granted, Trea- 
sury sanction, 2(> 
December 183(1. 


1,354/- 5«- 2‘/*' 


For a new road from Mount Shannon to 
Williamstown (Cow Island), Lough 
Derg. 


- 


- - Inland .Steam Na- 
vigation Company. 


not foUovvod up. 


- 


For a new road from Liatowel to near 
Lisclton, county of Kerry. 

For a suspension bridge over the Sound 
at Kenmarc. 


LyS7 - - 


Peirce Maliony, esq. - 


- - granted, Trea- 
sury sanction, 5 
February 183G. 


(jC8/. loj., a 
moiety. 


(i,000 - - 


- - The Marquis of 
Lansdownc. 


- - granted, Trea- 
sury sanction, iC 
April .183(1. 


3,000/., amore* • 
ty. 


For an extension of the pier at KiJrush, 
county of Clare. 


4,000 - _ 


- - Chas. W. Williams, 
esq., on the paitofthc 


not followed up. 


- 


Road through Glenstal mountains, to 
connect Angleseyroads with roadfrom 
ThurJes to Limerick. 

Road from Enniskerry to Dublin, by 
Glcncullen and Rathfarnham. 




Shannon Steam Com- 
pany. 






additional 
104 ly - 1 
1 

2,100 - _ 


• - Matthew Rurring- 
ton.os^., on behalf of 1 
uinsclf and otlicra. 

-- Christopher Fitzsi- , 

mm, eaq., on the part 


-- granted, Trea- t 
sury sanction, la « 
January 183^. 
sec further, p. 5. 


54/. 6s. 6d., a 
noiety. 


Proposed now mud from the Guidorc 
rtm- to Dunglow, county of Donegal. 




»i graml jury, county 
Dublin. 






1,800 _ - , 


lames Doiiibruin, esq. 1 


lOt followed up. 


— 
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PUBLIC MONEV POR WORKS IN IRELAND. 



UATUBE or THE 'WORK. 



Part of proj)osed new road from Dun- 
glow to Letterkenny, county of Done- 
gal. 

Road from Donegal to Pettigoe - 



Road from Tulla to Gort, county of 
Clare. 

New line of road from Letterkenny to 
Creeslough, barony of Kilmacreiian, 
county of Donegal. 

Road between Loughrea and Portumna, 
through the district of Uallinlawless. 

Road from Cahirciveen to the sea at 
Ballinskelligs, between Kilcoman and 
the Cross of Clahananoe. 

Road from Kenmare to Cahirciveen, be- 
tween Waterville and Ballycarnahan. 

Road from Cross of Kilnamona to the 
bridge of Jnagh. barony of Inchi- 
quin, county of Clare. 

Reconstruction of the fishery pier and 
harbour at Barna (Galway Bay), 



Marble-hill, towards Loughrea. 

Road from Kilfinnan to Mitchelstown, 
between Ahafooka bridge an 
derrig bridge. 

To complete a portion of the coast road, 

in the county of Antrim, 

Lame and Ballycastle. 

For a road from Glengarriff to Bantry, 
county Cork. 

Towards the completion of the road be- 
tween Kenmare and Glengarriff, 
the county of Cork- 

Towards the completion of the road 1 
tween Kenmare and Glengarriff, 
the county of Kerry. 

For proposed improvements in the C 
nemara central road, from Clifdet 
Galway and Westport. 

For a new line of road from Tralee i 
KDlorglan, to the sea at Ballinskelli 
between Menus and Bealnanagh. 



ESTIMATED 

COST. 


BY WHOM 
APmCATIOK 
MADE. 


WHETHER 
GRAFTED OR 
REJECTED. 


AMOUNT 
GRANTS MADE. 


£. *. ( 1 . 
2,678 2 11 1 


Colonel Conolly, m.p. 


see further, below. 


- 


additional 
600 - - 


- - Earl of Arran and 
others. 


- - sanction with- 
held, Treasury let- 
ter, 23 Apr. 1836. 


- 


- - - 


James Malony, esq. - 


see further, p. 4. 


- 


- - - 


- - Grand jury, county 
of Donegal. 


see fiuther, below. 


- 


800 >- - 


- Lord Cionbrock, and 
the grand jury, county 
of Galway. 


- - granted, Trea- 
sury sanction, 4 
June 183G. 


400 1., a moiety. 


2,100 - - 


- - Grand jury, county 
of Kerry. 


- - granted, Trea- 
sury sanction, 29 
June 1837. 


1,050/. a moie- 
ty. 


8,671 15 8 


- -Grand jury, county 
of Kerry. 


- - granted. Trea- 
sury sartetion, 29 
June 1837. 


4 i 335 f 
a moiety. 


- 


- - George Studdert, 
esq., for the grand 
jury, county of Clare. 


not followed up. 


— 


2,000 - - 


- - Andrew H. Lynch, 
esq., M.p. 


- - granted, Trea- 
sury sanction, 25 
August 1836. 


1,000/., a moie- 
ty- 


- 


- r Granfl jury, county 
of Galway, per Sir J. 
Burke, bart. 


see further, below. 




* 1 


- - Grand jury, county 
of Cork, per Hon. 
Robert King, and D. 
Barrington, esq. 


not followed up. 


— 


, 7,283 19 2 


- - The grand jury, 
county Antrim. 


- - granted, Trea- 
sury sanction, 26 
August 1836. 


3,641/. igj. 7</., 
a moiety. 


, 7,740 - - 


- - The grand jury, 
county Cork. 


- - sanction with- 
he!d,Treasury let- 
ter, a6Sept. 1836. 


— 


1,050 10 -• 


- - The grand jury, 
county Cork. 


- - granted, Trea- 
sury sanction, 3 
December 1836. 


525/. loj., a 
moiety. 


2,249 10 - 


- - The grand jury, 
county Kerry. 


- - granted, Trea- 
sury sanction, 3 
December 1836. 


1,124/. 15s., a 
moiety. 


1,714 4 10 

3 


- - The grand jury, 
county Galway. 


- - granted, Trea- 
sury sanction, 29 
June 1837. 


857 1. 2 s. 5 d., 
a_moiety. 


I 4,424 12 2 


- - The grand jury, 
county Kerry. 


- - granted, Trea- 
sury sanction, 29 
June 1837. 


2,212/. 6 s. id.j 
• a moiety. 


3,632 4 - 

i 

f 


- - The grand jury, 
county of Donegal. 


- - granted. Trea- 
sury sanction, 29 
June 1837. 


1,816/. as., a 
moiety. 


1, 3,643 8 10 


- - Tlie grand jury, 
county of Donegal. 


- - granted. Trea- 
sury sanction, 29 
June 1837. 


1,821/. 14s. 5</., 
1 a moiety. 


n 1,628 - - 


- - The grand jury, 
j- county of Galway. 


- - granted. Trea- 
sury sanction, 29 
June 1837. 


• 8 14/., a moiety. 




1 




(eontmued; 
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URTURN or APPLICATIONS FOR ORANTS OF 



nature of the work. 



J5Y WHOM 
Al’PI.IUATlOM 



WlIETifEii 
CllANTEn OR 
REJECT El). 



T. £■ I. 

i-ora new road from Woodford to the !,gig 8 
new line of road to Limerick. 



- - Tlie prand jury, 
cmiiiiy of Cittiwuy. 



For a new road from Tiilla to Gort 
(part in county of Clare.) 



■■ - The Brand jury, 
county of Cku-c. 



■ ' Rrmitod, Trea- 
auiy Kaiiction, 15 
July 1837. 



For a new road, Gort to Tulla (part in 1 uS 
county of Gahray). 



- - The Brand jury, 
county of Galway. 



■ ' granted, Trea- 
sury simetion, aq 
June 1837. ^ 



granted, Trea- I-iia) . ■■ 
7 ™.ction. 7 „ 



For completingtlicworkoftheliarbour 0 no 18 

of J ralec, county of Kerry, 



11 - - The coniiniasioners 
of the liarbour. 



Bury Kuuction, 29 
June 1837. 



For the construction of sundry roads in I 
the barony of Iraghticonnnr, and 
county of Kerry. 



10 Peirce Mahony, esq. - 



For new roads from Caliirciveen to Ken- 
mare, between tite Cross of Suffranev 
and the Bi-idge of Usaturig, and be- 
tween the Gap of Knockanenden and 
the Cross of Cappaiiagrown, in tJie 
Kcit”^ Iveragh, and county of 



8 - - The grand jury, 
county of Kerry. 



- - grnntcil, Trea- 
sury sanction, 10 
July 1837. 

- - granted. Trea- 
sury sanction, 7 
August 1837. 

--granted, Trea-, 
sury sanction, 7 1 
August 1837. I 



- 9 C 2 /. 0 *. iirf 

R inoiety. 



a moiety. 



For building n bridge over the River 
Sshannon at Portuinmi. 



For a road between CIcnquin and Ooul- , rno 

burn Bridge, in the county of Lime- 



■ - rortiminii Bridge, 
under the 4^5 W1II.4, 
c. Gi. 



^Ke^rry^ Fiindronagh, county of 2-20 iG 



- - Alfred Furlong, esq., 
on tile part of rile Earl 

Devon, the grand Jm-y 
«)f the county of Limc- 
riok, mid others 
Ciuirles U’Coimdl, esq. I 



--granted, Trea- - - 10,313/ a 
sury Bitnetion, 18 moiety. 
August 1837. 



- - granted, Trea- j Goo 1 . 
sury sitncfion, ij 
September 1837. j 



For a new road fi-om Tralee to Castle. I 



main, between tlie Bridge of Bally- 
mullen and Ciistleinuin 



For a now line of road from Tully to 
Galway and Westport, between the 
sea at Cul/in ami tlie Government 
road near iiunowen Bridge. 

Fora now lino of road from Cn.stlctown 
Berchaven, to Dursey Sound. 



' - Ihc grand jury, 
county of Kerry. 



- - granted, Trea- -- noi. 8d., a 
Nury .sanction, iq moiety. 
October 1B37. 



- - Colonel 'J'honijiaon 
uud lliu grand jury, 
county of Galway. 



- - gnintcil, Trea- 1.501 /. 6/, 8</., 
sury sanctitni, 30 a moiety. 
Bcjitcmbcr 1837. 

- - gi’fmtcd,_ Trea- 1,113/. 8f. 6d., 
sury smiction, 7 a moiety. 
Octolier J 837. 



’’“Derg “*47 .0 C 



Towards building a pier for fishery pur- 
Boses at MuIIaghmore in Donecal 
Bay, and county of Sligo. 



- • .lolin L. Piixloy, 
esq., mid others, the 
proprietors of the Ali- 

hies copper iriiiies, and 

the grand jury, county 
oj Cork. 

- - -Sir Robert A. Fer- 
guson, bun., and tlie 
grand jury, county of 
Donegal. 

- - J^ird Viscount Pal- 
merston. 



I - - sanction with- 5,750/.,amoiety. 
hold, Treasury ict- 
tor, 30 May 1838. 



- - granted, Trea- • 433/. i8j. 3d. 
sury sanction, 15 a moiety. 
December 1837. 



For a new road from Ennistymoii to 
Galway, between Ballynaiacken and 
the sea. 



■ ■ grand jury, 
county of Clare. 



For ytew from Killaraey to Ab- 4,200 _ 
be^eale, mtl. bronchos to Kitau.Ty ^ 
and Brosna. 



For a new line of road from Letterkennv 
to Glenties. 



- - Ihu grand jury, 
county of Kcny, Col. i 
Drummond, Messra. 1 
Herbert & Raymond. 



- - granted, Trea- i,ooo/. 
sury sanction, 21 
March 1838, 

-- granted, IVea- -- 818/. Sj.grf. 
sury sanction, 2C a moiety. 
March 1838. 



- • sanction with- 
held, Troasurylet- 
ter, 30 May 1838. ^ 



For a road and bridge between the town j 
ot Pettigo and Derg Bridge. 



- - W. Fenwick, ea<|., 
on the part of the 
grand jury, county 
Donegal. 

- - 'I'hc grand jury, 
county Fermanagh, Sir 
Robert Ferguson, bart., 
and others. 



- - Fund not con- 
sidered applicable. 
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PUBLIC MONEY FOR WORKS IN IRELAND. 



5 




Towards erecting a small fishery quay 
in the harbour ofTielen, on the coast I 
of Donegal. 

For a new line of road from Stranorlar 
to Letterkenny, comnaencing at about 
two miles from Stranorlar, and ter- 
minating near Pert Bridge, about a , 
mile from Letterkenny, on the road ' 
from Strabane. 

For a new line of road from Letterkenny 
to Kilmacrenan, county of Donegal. 
For a new road from Dublin, by Rath* 
farnham, to linniskerry, between 
Bray’s Lodge, in the barony of New- 
castle, and Patrick Doyle’s house at 
Gleiicullen, in the barony of Ilatli- 
down, all in the county of Dublin. 

For part of a new road from Ennis to 
Portumna, between Bunshoon Bridge 
and the bounds of the counties of 
Clare and Galway. 

For repairing the road from Galway to 
Costello Bay, between the bridge at 
Spiddle and the coast-guard station 
at Costello Bay. 

Towards erecting a landing-ipiay nt Kil- 
libegs, in the county of Dtmegtd. 

For a road from Dingle to the harbours 
of Smcrwick and Ballynnhow, be- 
tween the Quay of Dingle ami the 
sea, at Ballyduvid ami Ballynahow. 
For a road from Listowel to Ballybun- 
nioa, between Lisolton Cross and 
Ahafora Bridge. 

For a road from Milltown and Killor- 
glan to Kanturk, between the Cross 
of Agliss and the turnpike road at 
Dromadee-sart. . 

For a road from Killorglan_^to Cahir- 
civeen, between the top ol ^jurtnagree 
and the end of the new road near 
Foilmore Chupel. 

For a road Irom Klllorglan to Ballins- 
kelligs, between Filedrenagh and 
Doory. 

Towards the construction of part of the 
road from Castle Derg to Pettigo. 



For a roarl between Ballymoe and 
Timecat- 

In aid of tlie construction of a road be 
tween the vallies of Glen Swilly and 
Glen Finn, in the county of Donegal. 

For the improved working of a limestone 
quarry at Kilvergan, parish of begoe, 
county of Armagh. 

For a new road from Bunowen to Clir* 
den. 



about 
1,480 - 



i,0’93 14 G 



BT WHOM 
APPLIC.iTlOy 
MADE. 



Colonel Edward 
ConoUy, m.p. 



- Sir Edmond Hayes, 
hart., M.p. 



- - Alex. R. Stewart, 
esq. 

- - The gmiul jury, 
county of Dublin, and 
Christopher Fitzsiiuon, 
esq. 



- - The grand jury, 
.county of Clare, and 
James Molony, esq. of 
Kiltanon. 

- - The grand jury, 
county of Galway, ami 
A. W. Blake, esq. 

Colonel Conolly, m.p. 



WHETHER 
GRANTED OR 
REJECTED. 



- - granted, Trea- 
sury sanction, 30 
May 1838. 

- - Fund not con- 
sidered applicable. 



- - Fund not con- 
sidered applicable. 

- - granted, Trea- 
sury sanction, 30 
May 1838. 



GRANTS MADE. 



1,360 18 c 



500 - - 



G98 10 



u6i y - 



I'he grand jury, 
county of Kerry. 



The grand jury, 
county of Kei'ry. 



The grand jury, 
county of Kerry. 



The grand jury, 
county of Kerry. 



Tlie grand jury, 
county of Kerry. 



99S 

980 



136 3 2 



1,108 
moiety sought 
554 



- - granted. Trea- 
sury sanction, 29 
August 1838. 



- suspended, un- 
der the Treasury 
regulation, tb- 
quiringcontribu- 
tionsfrom parties 
interested equal 
to amounfofthe 
grants sought. 



150 1., a moiety. 



--granted, Trea- - - 274/. 10 f. 

one fourth. 



SUIT sanction, - 
September 1838. 



- The grand jury, 
w'Unty of I'er'-.anagh, 

Sir R. Ferguson, bavt., 
and others. 

- - The grand jury, - - granted, Trca- 
county of lyroiie. Sir sury sanction, 20 
H. Ferguson, bart., and September 1838. 
otliers. 

The grand jury, 
county of Galway, and 
John Clieevers, esq. 



- 270 I, 

fourth. 



-- Captain J.V. Ken- 
nedy, formerly of the 
Royal Engineers. 

- - M. Saurin and L. A. 
Neynoe, esqrs., as trus- 
tees. 

- - The grand jury, 
county of Galway, 
Thomas Martin, esq., 
M.p. 



- - granted, Trea- 
sury sanction, 28 
November 1838. 
rejected. 



- - rejected; no 
contribution from 



proprietors. 



- - 68 7. IS. Td., 
a moiety. 



iconiinued) 
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KETUKN OP APPLICATIONS POR GRANTS OF 




AMoukt 



For a now roiul bctwcon road Iciidinjr to 
cbnpel of Ciirjia and iiitfiulcd (iiiay at 
Ardbay. 



Repairs of roads in barony of Dullina- 
hincli. 



£. *•. rf. 

,i«5 - - 

roty smiglit 



1 oo - - 
70 - - 
'15 - - 



• - The pi'.'nul jury, 
foiinty ()!' (iahvjiy, 
'liioniaH Martin, esq.’ 
and J. M'Donoiigli, 
CBq. 

- - Tlie p-nml jury, 
comity ofCiiiKvay. 



WriKTUER 
OU.ANTEO OK, 



rejected jiiot 1 
considered tocome I 

witliin (lie I 
lor f'nim.s; ogti- 

'iito iiisiifiicient. 



- - Funds notan. 
plicalde. * 



1 

gmnted 



MnkinK nnd improving numerous roiids 
m the barony of Moyferlu, county of 
Clare. •' 

Rond from Gore's Quay, near Ennis, 
fliroiigli the Bog of Doura. 

Clearing away accumulation of gi-avcl 
stones and rubbish in the bed ol‘ tfij 
river Fergus, at and below tlic new 
tindgc. 

Improvements in ccrlnin roails, 

Ot Uoiiderliiw, county of c;iure. 



For a pier at Knock - - . . 

For a pier at Labashceda - 

. Koad Bom Gore’s Quay, nj,,, ]3„„i 
through the Bog of Boura. 

•For dretigmg and improvements in the 
channel of the river Fergus, between 
Clare and Ennis. 

For repair of certain roads in the barony 
of Boyle, county of Roseoiiinion. 

New road between Kriockvlcar bridero 1 
ftnd the town of Keaduc. ^ 



.‘ 1.711 4 

reduced to 



^Tf Mayo“" 

Road from Dingle to tlie sen at Inch - 
Road from Dingle to Littrough . 
Safety harbour at Minnard - 

For a road from Newport Pratt to tlie 
North Line icadiiig to Belmullct. 

^*May^'^^ Clare Island, county of 



*’‘■0™ Ballyvorney bridge to 

Road from Bangor to Port larlin 
Bridge over Owenmore river 
For completion of a road from Tarmon 
haven at Broad- 



- - Magistrates and 
vayers, per .lonas 



Kuiddni’i 



, esip 



and 

Join) 



- - MagistraU 
ccss-piiyera, pei 
M'Namaia, esq. 

- - Miigisirafes and 
cess-payers, burmiytif 
Isiamls. eoiinty ol‘ 

Clare. j)erJoimJV/‘Na- 

niara, esej. 

' - Magi.s(riites and 
ci'ss.payers, per ^Vil- 
1mm Ilcnn, esq. 

[■- - Magistrat.'S ami 
ccsB-jiayers, barony tif 
f londcrlaw, county of 
Clme, per Pooh, Mich- 
.niun, esq. 



' - proceedings 
informal. 



*■ Nosiiimnen- 
lioued ill appli- 
cation. 

Ditto 



35» - 
450 - 
4.')0 - 



1,207 - 



- • thesoworicsin 
the same barony 
.'IS the first item, 
forwhicli thowork 
sanr-tioiied war 
deemed mlequatii 

- -iioteomsideroJ 
to come under 
the provisions of 
'the I’ublie Works 

lor a grant. 



C250 

1,850 

1,500 

800 



- - Magistmtes ,nid 
ecss-payers at J'hmi.s, 
per (:ims. Alahon, esq. 

“ ■ Magisirate.s and 
cess-payers at Ennis, 
perChas. Malum, esq. 

- - Magistrate.^ mid 
oess-jiayci-H, per Wil- 
ham M.olloy, esip 

- - Magi.strafes and 
ccBS-payeis, per Wil- 
ham !\lolloy, e.sq. 

* - Memorial from Hal- 
lina,per]idwurd IIow- 

ioy, e.sq. 

{ '■- - Magistrates and 
cess-payers, liurony of 
Corkuquiimy, eminty 
of Kerry, per John 
Hickson, esq. 

- - Parishioners, tree- 
holders, and ecs.s-pay- I i'^" “'-couiir 01 me 
pari.sii of Ihillycroy, 
county of Mayo. MpJ’cations.andthe 

. 1 1 fapid reduction of 

‘ - Magistrates and the Grant Fund 
ce.ss-pavtTS, per .Sir '' 

Sam. O’Malley, hart, ; 
fishermen and boatmen 
of Clew Buy. 



• - not considered 
I as coining under 
;tlie provisions of 
' the I’liblie Works 
Act liir grants, 

I ditto. 



i-_“ suspended, 
'villi many others, 
account ofthc 



, Magistratc.s nn<l 
ces.s-payers, Iialf ba- 
)rony ot Erris, couHiy 
of Mayo, per .Sir Sa- 
muel O’Malley, bart. 



ditto. 



jifiSf. 8i. 5^, 

moiety. 
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NATUHE OF THE WORK. 



Bridge over Furnace river - . . 

For a road fi'om Ferry, at Monahon, to 
Knockshambo. 

For a road from Bangor to Tullagliane 
Bay. 

For a road from Bangor to the new North 
Road at BalUnabuoy, county of Mayo. 



The completion of the roads within the 
peninsula of the Mullet, county of 
Mayo. 



The completion of roads within the ba- 
rony of Mullabavv, county of Cavan. 



The continuation of the mail-coach road 
from Lung bridge to Swineford, ba- 
rony of Costello, county of Mayo. 

Road from Louisburgh to tlie Killeiies - 

Piers at islands of Baflin - - - 

Clare Island and Innisturk - . - 

Road between French Park and Castlc- 
rea, county of Roscommon. 

Road from French Pai-k to Kilkelly, 
county of Roscommon. 

A new road from Nenagh to Bruff, 



Tipperary. 

4 , quay at the harbour of Snee , 
road thereto from the village of Sueem, 
south half barony of Dunkei'ron, 
county of Kerry. 



of Mayo. 



of Hollymountand the meari 
barony of Claremorris, county of Mayo. 



morris, county of Mayo. 



Costello bridge to the pass of Bea- 
ladaugan, and Uience into Garomna 
Island, and to the pier of Cloonish, 
county of Galway. 



of Mayo. 



ESTIMATED 


BY WHOM 


WHETHER 


AMOUNT 


ATPLICATION 


GRANTED OR j 


OF 




MADE. 


REJECTED. 


GRANTS MADE. 


200 - - 


• - Magistrates and 






200 - - 
350 - - 


cess-payei-s, half ba- 
rony 0^ En'is, county 
of Slayo, per Sir Sa- 
muel O’Malley, hart. 


• - suspended, 
with manyotbers, 
on account of the 


- 






extent of the ap- 




. 


- - Magistrates, clergy. 


plications,andtbe 






landholders, and mer- 


reduction of tlie 






chants of the half ba- 


Grant Fund. 






ronyof Erris, per Hen- 
ry M. Short, esq., Bal- 








lina. 








- - Inhabitants of the 
half barony of Ends, 
situated within the 
Mullet, per the Rev. 
J. P. Lyons, d.d. 

- - By memorial from 


suspended. 






. 


- - not considered 


— 




noblemen, gentlemen, 


within the mean- 






&c. 


iug of the Act for 
a grant. 




4,000 - - 


• - Magistrates and 
cess-payers, per Sir 
Sam. O’Malley, ban. 


ditto. 






(- - JIagistrates and 


suspended. 


— 


4,050 - - 


cess-payers at West- 






1,923 - - 

400 - - 


< port, county of Mayo, 
per George Clendin- 






[mg, esq. 






1,701 5 - 


\ - - Magistrates and 


dl tto. 


— 




>cess-payers, per Rev. 






924 14 8 


J Dean French. 






3,725 - - 


- - Magistrates and. 
cess-payers assembled 
at Nenagh, per the 
ilev. G. liolmes. 


ditto. 








250 - 


- - Magistrates and 


granted - 


125/. a moiety. 




cess-payers, per J. C. 
Bland, esq. 






100 - - 


- - Magistrates and 
cess-payers, per Sir 


granted - 


50/. a moiety. 




Sam. O’Malley, bait. 






641 10 - 


- - Magisti'ates and 
cess-payers, per Sir 
Sam. O’Malley, bart. 


not followed up • 




300 - - 


- - Magistrates and 


ditto. 


— 




cess-payers, per Sir 
Sam. O’Malley, bart. 








- - Magistrates and 
cp.sR-pnvers. barony of 


suspended. 


— 


f 


Moyculten, memorial. 






450 - - 

y 


- - Magistrates and 
cess-payers, barony of 
Clarra, per George 
Clendining, esq. 


ditto. 


- 


r 350 - - 


- - Mogistrates and 


ditto. 




cess-payers, per Geo. 
Clendining, esq. 




(continued) 


5 " 
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RETURN OF APPLICATIONS FOR GRANTS OF 



WIIKTIIER 
OllANXED On. 
nWKCTED. 



A ivnul from Kcnnijtrc tn ilaiitry.bofwociii 
Kifgarrin aiitl ILirliii, county of Kmy. 

A Crmii Kenniiiic to Macrnoni, bc- 
fuTcn fvcnmarc uml Aiinaiio.sa, couii- 
ly of Kerry. 

A pier in Trumore I5ay, county of Wa- 
terford. 

A pier at Uallyvaugliaii, county of Clare 

Ronds from Strcaniiitoa’ii to Clcf'giui, 
running along tlie baronies of Streaiii.s- 
towii, Owiioy, ami Aiigbrismoro, ba- 
rony of Ballymihincn, comily of Gal- 
way. 

New ro.ids in Connemara, barony of 
Rallinaliindi, county of ( iaiwav : 

Costello nriclgc ro Groatimui'-s Hay 
f lead of Ciistelio Ray to Iron works (i 
Iron worIcR to pre.scnt contrael. road 5 
Round peninsula ... .- f*. 
Brandi to Bcaladangan - - y 

Tiirougli l.,ettcrmoi-e 
III Guroinna - - 4 j' ' 

Iron works to Scrub - . - 1 J 

Scrub to Cloonish - . - ii* 



--.lustices and cess- suspended, 
payors, at Kemnare, 
per Ciir. Galway, esej. 

- - .lustices and cuss- ditto, 
payers, ut Kenmarc, 

per Ciir. Galway', cs(j. 

- - Memorial, i»er \V. ditto. 

V. Stuart, M. 1'. 

- - .lustices ami cess- ditto, 
payers, per Win. N. 

M'Namara, os(]., m. j-. 

- - .InsUees ami cess- ditto. 
jiiiyei'S, per .lolui 
D’Arey, esij. 



- - Justices and cess- ditto, 
ptiyera, per Tlunnas 



Uoad from Glcnneknrney, on tlie Go- 
vernment road from Newmarket to 
Lislowd and Abbeyfeale, to liie linie- 
•stoiic ipiairics at l\jur, barony of l)u- 
hallow, county of (,’ork. 

Road between the new line from 1‘ojicr- 
Inioy to King Williani's-town and the 
town of Kantnrk-, barony ol'Diihal- 
Itnv, county of Cork. 

Completion of the lino of Govormiuuit 
road from lliamhoole to the town of 
Behnullot, between Newport ami ijitr- 
rishoole, county of Mayo. 

'J’wo boat slips, one at eadi side of the 
Sound of Adiil, and the completion 
of a road at cadi side adjoining those 
])icrs or slips. 

A boat-slip or pier between Ai-dfceeu 
ami CIcggaii (Clew Bay.) 

Completion of a road from Newport to 
Foxford, between road at Dervylahan 
and the Government road at Glen 
island. 

Completion of road from Bandon to Kin- 
sale, barony of Kinsalc, county of 
Cork. 

A new road from the bounds of the 
county, at Coom-na-naig. through the 
parishes of Evdary and Bally vorney 
fnine miles), barony of West Mus- 
kerry, county of Cork. 

A new road fVom the Fishery Pier at 
Barna to Lough Corrib at Clooniff, 
county of Galway. 



- - .Justices and cess- ditto, 
payees, porWm. Allen, 

CRip, dutinium. 



- - Justices and ccss- 
j)ayers, per Wm. Allen, 
es({., diairnum. 



[- - Justices and ecss- ditto. 
ipuyci'H, per George 
j Cleiidining, esy. 



- - Magistrates atid - - not considered 
cess-payors, per Peirce within the moan- 
Mahony, esq., m. r. ing of the Act. 

-- Justices and cess- suspended, 
payci-s, per Robert 
Kirdiofl’er, cs(|., chair- 



- - Justices and ecss- suspended, 
payers of tlie county 
of Galway, per A. 

OTlahcrty, esq., se- 
nior magistrate, and 
justices uiid c:csB-pay- 
ers of the county of 
tlio town of Galway, 
per John Ireland, esq., 
senior magistrate. 
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MATURE OF THE WORK. 


ESTIMATED 

COST. 


BY WHOM 
APPLIC ATION 
MADE. 


WHETHER 
GRANTED OR 
REJECTED. 


AMOUNT 

OF 

GRANTS MADE. 


A new road from Killarney to Abbey- 
feale, commencing at Ballynahally 
Bridge, near Cordall, and ending at 
Headley Bridge, with branches to 
Kilmurry and Brosna, county of Kerry. 


£. S. d. 

3,068 - - 


- - Justices and cess- 
payers, per William 
Mereditli, esq. 


suspended. 


- 


New road from Dunfanaghy to the sea 
at Fort Stewart ferry, between new- 
line of road from Kilmacrenan to 
Creealough, near Currin schoolhouse, 
and the sea at Fort Stewart ferry, 
passing through the town of Ramel- 
ton, county of Donegal. 


4,000 - - 


- - Justices and cess- 
payers of the barony 
of Kilmacrenan, per 
William Wray, esq., 
chairman. 


ditto. 




New road from Listowel to Tarbert, be- 
tween Coolkragh and Tarbert, county 
of Kerry. 

New road from Abbeyfeale to Listowel 
and Ballyshannon, between the Glen 
and Abbeyfeale road and Bedford, 
with a branch to Skehenerin. 


2,500 - - 
4,800 - - 


- • .Justices and cess- 
payers, barony of 
\lraghticonnor, per 

John F. Hewson, esq., 
diairman. 


ditto. 




A new road or causeway into Tarbert 
Island. 


300 - - 


1 






Hoad from Pettigoe to Killiter, and a 
bridge on that line, county of Ty- 
rone. 


a, 066 - - 


- - Justices and cess- 
payers, barony of West 
Omagh. 


• - , 5 ee grant un- 
der 1 & 2 Will. 4, 
c. 33 , p. 5 - 





Office of Public Works, Dublin, T 
1 February 1839. J 



Heniy R. Paine, 
Sec< 
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PUBLIC WORKS, IRELAND. 



RUITON of oil Ap»lic*tiox! for G«a»t. of 
Pl'siic Mo-tEV oiiule to The Coukijsioxem of 
PtSLic IVORKS, aoa 10 The Lom>-Lieute»axi 



f Sir a-;-/., Sf^U.J 
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